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NEW BROCHURE 


Distribution of the Department's latest informational brochure was 


made early this month. Initial reactions we have received indicate 


_. it will be effective in providing a broad picture of New Jersey's 


highway needs, their contributing causes and setting forth the 
resultant problems in design and construction. The brochure also 
explains some of the Department's policies and practices related 
to its expanded program of new construction and the program of 


making existing highways safer. 


The brochure was produced entirely within the Department. An initial 
run of 1,000 was made by the Duplicating section of our Bureau of 
Office Services_from charts, maps, photographs and copy prepared by 
our Bureau of Public Information. It consists of 3) pages of written 


material and charts with another 30 half-size pages of photos. 


Approximately 850 copies comprisec our initial distribution. In 
addition to top state officials, New Jersey's U. S. senators and 
congressional delegation, members of the State Legislature, and 
chairmen of county planning boards and boards of freeholders, copies 
were sent to all of the New Jersey and nearby states daily newspapers, 
the publishers of all weeklies in New Jersey, various national and 
international trade and travel magazines, and a selected group of 


business, industrial and civic movement leaders throughout the 


metropolitan New York area, 
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NEW BROCHURE, cont'd. 

Due to the wealth of statistical material the brochure contains, 

a large portion of the distribution concerned itself with college 
_. and free public libraries where students and others researching 

highway and transportation subjects can have it immediately 


available. 


ENCROACHMENT REMOVAL PROGRAM 


Our continuing effort to rid the state highway system of encroaching 
roadside objects that are a threat to driving safety will be 
accelerated this spring. Although more than 3,000 illegally placed 
Signs, building appurtenances and sometimes portions of buildings 
have been forced back from within the limits of our right of way 


ownership, the task requires continuous action on our part. 


We expect shortly to concentrate on the entire length of Route 

69, from Trenton to Buttsville in Warren County. Our procedure 
is to visually inspect the roadside noting possible encroachments. 
Highway survey crews then accurately locate each such object and 
relate it to our ownership lines. The owners are then contacted 
and requested to remove the encroachment within a specified time. 


If the owner fails to act within that pericd, lecal action is then 


instituted, 
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CONSTRUCTION REVIEW 


The Department's total of contract construction projects now stands 

at $76.5 million with 5) such jobs actively underway. The principal 

- single project action during the past month was the award of a 
$2,118,501 contract for building the new 1.8 mile section of Inter- 
state Route 80 that will permit through east-west traffic to completely 


by-pass the Dover area. 


Seven smaller projects were advertised for competitive bidding during 
the month, the bulk were concerned with increasing the safety and 
capacity of existing highways. The largest will provide for dualizing 
the last 5.7 mile section of Route 202 between Flemington and Somer- 
ville ---a total distance of 13 miles. The greater portion of this 


segment was dualized under recently completed projects. 


NEWARK AREA TRANSPORTATION SURVEY 


As the result of earlier conferences with officials of Newark and 
the Federal Government, we will shortly initiate a special transpor- 


tation survey of Newark and its environs. 


Engineer consultants will do the actual field investigation and cost 
of the project will be shared by the Federal Bureau of Public Roads, 
the City of Newark, and this Department. The Federal agency will pay 
two-thirds of all costs with the city and Highway Department sharing 
the remainder on a ratio not yet finalized. The survey will include 


origin-destination surveys conducted at various locations in the Newark 
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NEWARK AREA TRANSPORTATION SURVEY, cont*de 

area, detailed surveys of the city's existing transportation habits 
and needs, and a complete gathering of facts on Newark's public 
transportation picture. The information gathered will be useful 

to both the city in its long-range redevelopment campaign and to 

the Highway Department in planning future highway improvements and 
facilities as well as designating interchanges and volume potentials 
of highways already planned. It is expected that the survey, once 


begun, will require approximately seven months to complete. 


NORTHEASTERN N.J. TRANSPORTATION STUDY 


Plans for a study similar to the Newark area transportation survey 
but of much greater scope will be undertaken by the Department. This 
study would be concerned with the overall transportation picture as 
related to the metropolitan area of the state and include Hudson, 
Bergen, Passaic, Morris, Essex, Union, Middlesex, and Somerset 


Counties. 


The possibility of such a study was the subject of an all day seminar 
that was held at Fairleigh Dickinson University on April 1). This 
was attended by officials of all the counties involved as well as 
leading citizens of the area and state officials. The consensus of 
those attending the seminar was that such a study would be desirable 


and of mutual benefit to all who participate. 


At the present time we are negotiating with each of the counties 


concerning their active participation. If all are in accord, the 
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NORTHEASTERN N.J. TRANSPORTATION STUDY, cont'd. 
study should be underway by late surmer. It would be concerned with 
all phases of transportation and cover both the present as well as 


future needs, 


If undertaken it will, we believe, be the largest such study under- 
taken thus far in the nation. Its cost would be prorated,with the 
Federal Government paying two-thirds, the Department paying one-third 
of the balance, and each county carrying one-ninth of the total survey 


cost. 


INTERSTATE ROUTE 80 


With actual field construction of Interstate Route 80 scheduled to 
begin later this year between Route 17 and the George Washington 
Bridge, our right of way acquisition is continuing well in advance 


of the earliest construction date. 


Although one or two small but vociferous groups have sprung into being 
as the result of Gur acquisitions, thus far we are experiencing little 
different than average reactions and cooperation from the affected 
property owners. During the past month we advised approximately 

130 Hackensack and Lodi property owners that negotiations for acquiring 
their land will get underway in the very near future. As has been the 
rule in the past, a special meeting was set up by our Right of Way 


Division for the purpose of explaining all details concerning our 
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6. 
INTERSTATE ROUTE 80, cont'd. 


right of way practices and policies directly to the affected owners 


prior to their being approached by appraisers or negotiators. 


PUBLIC HEARINGS 


_ There were four public hearings, two of them concerning major highway 
sections, scheduled by the Department during the period covered by 
this report. The two principal hearings set involved a major portion 
of the proposed Route 2) Freeway in Morris County and the Route 35 
Freeway in Monmouth County. The other two hearings centered on 
Route 322 in Atlantic County and the Mountain Avenue intersection 
with Route U.S. 22 in Somerset County. Drawings of all these pro- 


posals are included elsewhere in this report. 


ROUTE 2) FREEWAY 

The Route 2h Freeway hearing was held May 5 at the Fairleigh 
Dickinson University campus at Madisun. At this time the Department's 
engineers outlined our proposed alignment of a 12.8 mile long freeway 
section beginning at existing Route 2h in Chatham continuing through 
Madison, Florham Park, Hanover Township, Morristown, Morris Township, 
and terminating at existing Route 2l; in Mendham Township. The greater 
portion of the route in this area is being planned as a six-lane 
facility with dual roadways separated by a 2 foot center island. 


Access to the freeway will be limited to principal intersecting streets. 


In the overall view Route 2), is planned as a completely modern limited 
access super-highway to extend from Interstate Route 78 at Springfield 
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PUBLIC HEARINGS, cont'd, 


through a wide arc north of Morristown, and westerly to the Delaware 
River at Phillipsburg. Another public hearing to cover the route's 
alignment between the Passaic River (easterly terminus of this month's 
hearing) and Springfield will be held within the near future, thus 


clearing the way for advanced construction planning. 


ROUTE 35 FREEWAY 

The Department has set May 19 as the date for its public hearing 
on alignment of the 10 mile long relocation of Route 35 and the freeway 
between the Eatontown and Manasquan areas of Monmouth County. The 


hearing will be held in the Ocean Township Municipal Building. 


The southerly end of the new facility will meet existing Route 35 

in Wall Township at a point one-half mile north of the Route 35- 
Atlantic Avenue traffic circle. In addition to Wall Township it 

will pass through Neptune and Ocean Townships to join with the Garden 
State Parkway spur just south of Eatontown. We are proposing a limited 
access freeway with dual 2h foot wide ( two lane ) roadways separated 
by a 60 foot center island. Although existing Route 35 is adequate 

for the traffic loads it now carries in this area, marginal develop- 
ment and increasing traffic loads now make it vital that we crystalize 
our planning for the new facility and begin acquiring necessary rights 


of way within the near future. 


ROUTE 322 


Our plans for widening another five miles of the Black Horse Pike 
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PUBLIC HEARINGS, cont'd, 

from Weymouth Road to Folsom, Atlantic County, has been explained at 
a public hearing on April 28. Our plans call for converting the 
existing 30 foot (3 lane) roadway to 56 feet in order to accommodate 
four lanes of traffic. We will also widen shoulders to 10 feet and 
- channelize existing intersections at Blue Anchor Road, Folsom and 
Malaga Road, Hamilton Township. 


MOUNTAIN AVENUE INTERSECTION 

On the eighteenth of this month we will hold a public hearing 
in Bound Brook concerning our plans for construction of an overpass 
interchange at the intersection of Mountain Avenue and Route U. S. 
22. In place of the dangerous and congested intersection we propose 
a full cloverleaf that will permit all conventional vehicular movements 
between the state highway and local road. Mountain Avenue will be 


carried over the highway as part of the arrangement. 


9. 
MEETINGS 


In addition to the routine staff and other meetings, the following 


are a few of the conferences and meetings held during the month: 


April 13 - Visited by General Bragdon's assistant, Brigadier General 
John S. Seybold, for a review of matters of importance to 
the White House relating to the overall highway program 


and the availability of funds. 


Met with Mayor Carlin and the Greater Newark Development 
Council re proposed study of highways, parking areas, 
traffic lights, and other items related to the movement 


of vehicles in the Newark area. 


With Senator Lance and Assemblyman Wilson made a tape 
recording on transit matters for subsequent use on the 


New Jersey Legislative Report television program. 


April 1h - Participated in all day meeting at Fairleigh Dickinson 
University concerned with an eight-county study, two thirds 
of which is being financed by the Federal government, two- 
thirds of the remainder by the State Highway Department, 


and one-ninth of the total to be borne by the counties. 


April 15 = Met at 10 aem. in the Public Service Transportation Company 
offices with engineers and staff members concerning methods 


of traffi¢ handling in Bayonne. 
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MEETINGS, cont'd, 


April 18 - 
23 


_ April 25 = 


April 26 « 


April 28 - 


April 29 - 


May 


April 15 - Luncheon meeting with officials of the New Jersey Turnpike. 


Out of circulation. 


Attended Annual Blue Star Memorial Committee luncheon in 
Princeton. Accepted Blue Star Memory Book on behalf of 


the Governor and the state of New Jersey. 


Met in Newark City Hotel re programing for development 


and city improvement study. 
Visited by Senator Harper re matters concerning his area, 


Staff review of program for study of nine northern counties. 
Also discussion with staff of the Railroad Transportation 
Division, including fiscal advisor, as to the availability 


of funds at both the federal and local levels. 


Met with-the Mayor of Morris Plains and his associates re 


new Route 2); alignment. 


Evening Harvard Club meeting concerned with transportation 
by car and rail. 

Visited by Mr. Richard Klein, legislative secretary to 
Senator Stout, and Mr. Perkins of the Monmouth Shopping 


Center. 
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BIDS RECEIVED 


Apr. 27 = Painting White Lines - Center, Inside and 
Outside Edges on existing State highways- 
Southern Counties, 


James W. McCormick, Mansfield, Ohio 


May 5 = Route U.S. 22 
Intersection Revision and Island Closings 
Phillipsburg & Lopatcong Township 
Warren County. 


S. Fitzer Paving Co., Phillipsburg 


May 5 «= Route U. S. 30 - Admiral Wilson Boulevard 
Center Barrier, Pedestrian Overpasses 
and Resurfacing 
Camden & Pennsauken Township, Camden County 


Union Paving COs, Wy.newood, Pan 
Total Bids Received 


$ 78,727.22 


178,578.87 


340,570.32 
$597 ,876.41 


Meading too Touehins, Pantexien Co. 
Tewehtp, Soserset Cuunty. 
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BIDS TO BE RECEIVED 


May ll - 


May 11 - 


June 1 = 


June 1 - 


June 1 = 


June l - 


June 1 - 


June 2 = 


June 2 « 


Route 20 
Paving and Bridge 
Paterson, Passaic County. 


Route 3 

Repairs of Roadway Expansion Joints at Abutments 
of Lincoln Tunnel Approach Viaduct 

North Bergen Township, Hudson County. 


Route U.S. 1 and 9 = Route 93 
Drainage Improvement 
Ridgefield, Bergen County. 


Route 35 - Victory Bridge 
Repairs to Fender 
Sayreville and Perth Amboy, Middlesex County. 


Redecking of h bridges on 
Routes 36, 130, h9 and 7. 


Route U.S. 202 Dualization 
Raritan and Readington Townships, Hunterdon Co. 
Branchburg Township, Somerset County. 


Route U.S. 9 and Route 27 
Ramp Revision and Intersection Improvement 
Sayreville and Metuchen, Middlesex County. 


Ridgedale Avenue Construction 
Golumbia Turnpike to Route 10 
Florham Park and E. Hanover Township, Morris County. 


Bridgeton-Port Norris Road 
Bridgeton-Millville Road 

Lawrence, Downe and Deerfield Townships 
Cumberland County. 
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1035 Parkway Ave. Trenton TUxedo 2-3000 - Ext. 431-432 


1960 
U.S. 202 = Dualization - ADV. 
Hunterdon and Somerset Counties 


IMMEDIATE RELEASE 


Trenton, May 10 - The New Jersey State Hichway Department will receive 


bids June 1 for a project that will complete dualization of the 13-mile 

yg U.S. 202 section between Somerville and Flemington. 

: .The proposed project will extend 5.7 miles between the South Branch of 

the Raritan River in Raritan Township, Hunterdon County, and Beechwood Drive 
in Branchburg Township, Somerset County. 

| Similar dualization projects were completed last year on 7.3 miles of 

U.S. 202 extendinz westerly from Somerville and easterly from Flemington. 

This new construction will complete the gap. Highway Devartment vlans call 

for ultimate dualization of the Route westerly to Lambertville. 

Under the planned project the existing roadway will remain to serve 
eastbound traffic only. Its two 10-foot lanes of reinforced concrete will 
be resurfaced with three inches of bituminous concrete. Hard surfaced shoulders, 
each ten feet wide, will flank this roadway. Concrete curbs will be built 
alone the outside edges of the shoulders. 

An entirely new 25-foot wide (two lane) concrete roadway will be con- 
structed to carry westbound traffic. Along the outside edge a ten foot wide 
hard-surfaced shoulder will parallel the roadway. A center island with a 
minimum width of 32 feet will separate the two roadways. 


Three new bridges will be required for the new roadway. One will carry 


————- ul oer \ ‘’ ——— _— 


it over the South Branch of the Raritan River, another over the Jersey Central 
| Railroad, and the third over the Lehigh Valley Railroad. The bridges which 
carry the existing roadway will be widened. 


(more ) 
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1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


IMMEDIATE RELEASE 


1960 
U.S. 1 & 9 and Route 93 = ADV. 
? Drainage Improvement 

if Bergen County 


' Trenton, May 10 - The New Jersey State Highway Department will receive 
3 bids dune 1 for extensive drainage improvements on U. S. 1 & 9 and Route 93 
(Grand Avenue) in Ridgefield, Bergen County. 
Most of the new storm drain will be installed under 1,300 feet of Route 
93 (Grand Avenue) between Wilt Avenue and Virgil Avenue. Another 700 feet 
Will be installed under Slocum Avenue notherly from its junction with Grand. 
There will be 500 feet on De Groot between Grand and U.S. 1 & 9 (Broad Avenue) 
and about 250 feet on Broad itself. 
Plans call for using reinforced concrete pipe from one to three feet 
in diameter, corrugated metal pipe six inches in diameter, and cast iron 
pipe four feet in diameter. The contract will also call for incidental 


patching and pavement repair in the work area. 


taken by the Department to relieve local flooding conditions which periodically 
occur in the area, 
Hn 


; According to a Highway Department spokesman, this project is being under- 
59-Ne11 
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NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


RELEASE THURSDAY P.M. 
MAY 5. 


1960 
ROUTE 35 FREEWAY - Public Hearing 
Monmouth County 


Trenton, May 5 ~- A public hearing on proposed alignment of the Route 35 
Freeway in Monmouth County has been scheduled by the New Jersey State Highway 
Department for May 19. 

The hearing will be held in Ocean Township Municipal Building, corner of 
Monmouth and Deal Roads, beginning at 10:30 a.wm. Residents, local officials, 
and other interested parties will be able to receive first-hand explanations of 


Department proposals and to make constructive suggestions on the proposed 


_ highway alignment. 


The southerly end of the proposed 10 mile long freeway will meet existing 
Route 35 in Wall roedeHis at. a point one-half mile north of the Route 35 - Atlantic 
Avenue trafiic circle. It will pass through Neptune and Ocean Townships. Its 
northerly terminus will be a spur of the Garden State Parkway, just east of the 
Parkway Spur-Hope Road intersection south of Eatontown proper. 

Highway Department engineers will propose a limited-access freeway with dual 
2h foot wide (2 lane) roadways, separated by a center island with a minimum 
width of 60 feet. Hard-surfaced shoulders twelve feet wide will follow the out- 
Side edge of each roadway while next to the center island will be safety strips 
three feet wide. The minimum width of the freeway's right-of-way will be 200 feet. 

Following the basic pattern for freeways, similar to the Garden State 
Parkway, the Route 35 Freeway will have no marginal development, no cross roads, 
and access to and from the highway will be available only at interchanges. 

Early thinking of department engineers is for interchanges at the following 
cross roads: Allaire Road in Wall Township (partial); 18th Avenue in Wall 
Township (partial); Route 38 in Wall Township; Monmouth - Belmar Boulevards in 


(more) 
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1960 
ROUT 35 FREEWAY - Public Hearing 
Monmouth County 


Wall Township (combined); Brighton Avenue in Wall Township; Route 33 in Neptune 
Township (Corlies Avenue); Bangs Avenue in Neptune Township; Route 66 in Ocean 
and Neptune Townships (Asbury Avenue); Deal Road in Ocean Township; West Park 
Avenue in Ocean Township and the Garden State Parkway spur near Hope Road. 

Traffic entering or leaving the new freeway at Route 35 in Wall Township will 
be able to do so without left hand, cross traffic turns. Freeway motorists at the 
northern end will be able to turn west to the Parkway or east to Route 36 or 
Route 35. 

Future integrated plans of the Highway Department call for extension of the 
“Route 18 Freeway easterly from its present terminus at U.S. 9 to a single inter- 
change with the Panay are Route 35 Freeway, and Route 36 at the northern end 
of the freeway alignment. This design will permit through traffic bound for the 
New York and central Jersey metropolitan areas on the Route 35 Freeway to enter 
either the Parkway or the Route 18 Freeway without crowding local streets. 

Locally destined traffic will have access to the Eatontown - Red Bank area 
by means of Route 36, existing Route 35, and local streets. 

Although the Department has no funds allocated for construction of the Freeway 
under its latest (1959-60) fiscal program, $3 million was set aside for purchase 
of right-of-way. 

A Department spokesman emphasized that details on properties which may 
finally be affected by the Freeway will not be available at the time of the 
hearing, Such information, the spokesman said, cannot become available until the 


final alignment is determined and right-of-way plans are developed. 
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BOROUGH OF BOUND BROOK 


peer US Ser PUR Ere VINEE ORMAT ION 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 

U.S. 22 = ifountain Avenue 
Public Hearing 

Somerset County 


‘RELEASE P.M., THURSDAY 
: MAY S. 


Trenton, May 5 - The New Jersey State Highway Department will hold a public 
hearing May 18 on its plans for construction of an overpass interchange at 
Mountain Avenue and U.S. 22 in Bound Brook and Bridgewater Township, Somerset 
County. 

The hearing will be held in Bound Brook Municipal Hall's Council Chamber 
beginning at 10:30 a.m. Local officials, residents, and other interested parties 
will be able to receive first-hand explanations of Department proposals and make 
constructive suggestions. 

Highway Department engineers will propose a new interchange of the clover- 
leaf type for the busy intersection, Ramps will permit motorists all conventional 
vehicular movements between the cross road and U.S. 22. Mountain Avenue will be 
carried over the highway on a new overpass, replacing the existing at-grade 
intersection and the traffic light along with it. 

U.S. 22 in the interchange area will be widened from its present four lanes 
to six lanes, the extra two lanes to be used for changing speed when entering or 
leaving the interchange ramps. The center island will have no openings in the 
interchange area and will support the center pier of the overpass bridge. 

The proposed construction is a part of the Highway Department's 1959-60 
fiscal program for highway construction. Funds allocated for this project: 


$1.8 million. The Federal Government will pay half of all costs. 


(more) 
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1035 Parkway Ave. Trenton 
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TUxedo 2-3000- Ext. 431-432 


1960. 


Barrier curb and pedestrian 
overpasses 


J IMMEDIATE RELEASE 
Camden County 


‘renton: May 5 = A bid of $340,570.32 submitted by the Union Paving Co. 
of wynnwood, Pa., was the lowest of six received by the New Jersey State 
Highway Department today for extensive safety improvements on U. S. 30, 
(Admiral Wilson Boulevard) in Camden County. 

The project to be financed entirely by State Highway Department funds, 
Will include two pedestrian overpasses, over a mile of concrete center barrier, 
and complete resurfacing of the 8-lane roadway. The project will extend for 
1.7 miles between the Airnvort traffic circle (junction of Rts. 38, 30, and 
130) and Eleventh Street, in Pennsauken Township and the city of Camden, 

The pedestrian overvasses will be located at 16th Street, Camden, and at 
Rodman Avenue, Pennsauken. Each will be built complete with safe railings, 
stairways, and a travel surface six feet wide. 

Dividing opposing directions of traffic on Admiral Wilson Blvd. will be 
the latest type of concrete barrier curb. Measuring thirty-two inches high 
and two feet wide at the base, the new barrier will extend from a point half 
way between 12th Street and the Pennsylvania Railroad overpass to the airport 
circle. The only openings in the curb will be on either side of the Cooper 
River Bridge, hese emerrency openings will enable local police to reverse 
direction of vehicles adjacent to the bridge in case it should mal-function, 

The Highway Department's maintenance forces are currently repairing the 


Cooper River bascule span to insure against possible future trouble. 


Resurfacing of the entire U.S. 30 roadway within project limits will also 


be included. Two layers of bituminous concrete, each one and one half inches 


thick, will be spread, {more ) 


U. Se 30, Admiral Wilson Blvd.-BIDS 
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1960 
U.S. 30, Admiral Wilson Blvd.-BIDS 
Barrier curb and pedestrian 
overpasses 
Camden County 
There will be a minimum of interruption to traffic during construction. 
The contractor will spread the bituminous concrete on one lane at a time, 
There will be no reduction in roadway width between h:30 p.m. and 8:30 a.m., 
nor on holidays or weekends. In order to achieve maximum safety inthe work 
area, rubber traffic cones, sins, and barricades, together with traffic direc- 
tors in uniform, will be used as necessary. 
The entire project is to be completed in 70 working days. 
Other bidders included: Glasgow, Inc., Glenside, Pa., $30,670.36; 
Kingston Bituminous Products Co., Kingston, 343,434.33; South Jersey Construc- 
tion Co., Riverside, ‘351,901.85; Joseph La*ferty & Son, Inc. Medford, %19,2334 


Barrett Bituminous Co., Mt. Holly, $60,231.95. 
Pitt 
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IMMEDIATE RELEASE * 1960 
U.S. 22, Phillipsburg - BIDS 


Warren County 


Trenton, May 5 - The S. Fitzer Paving Co.,of Phillipsburg, submitted the 
nit of three bids received by the New Jersey State Highway Department today 

: for construction of three jughandles on U.S. 22 (Morris Street) in Phillipsburg 
and Lopatcong Towship, Warren County. The firm's offer was ‘5178,578.87. 

: Highway Department plans call for a pair of jughandles to handle traffic 
movements at Roseberry Street and another jughandle at Bates Street. Jug- 
handle ramps will be paved with bituminous concrete. Five openings in the 
U.S. 22 center island at Sar-eant Avenue, Prospect Street, and three inter- 
mediate locations will be closed, 

At Roseberry Street the jughandle on the south side will be of the re- 
verse variety -- that is, it will provide that the motorist wishing to turn 
left from U.S. 22 continue past the Roseberry Street intersection and then 
double back on the jughandle to the local street. From there he will cross 


U.S. 22 under traffic light control. 


| 

| 

| 

| On the north side of U.S. 22 at Roseberry Street a conventional jughandle 
is proposed. Its construction will allow motorists to make left-hand and U- 

i turns in safety from outside the main traffic lanes. 

| Another reverse jughandle will be built on the south side of the highway 
at Bates Street. It will enable motorists to enter Ingersol Street which is 

i directly across U.S. 22. Opposite Bates Street local streets (Sargeant, Ingersol, 

and Elder) will be used instead of a jughandle to accomplish the turning move- 

ments. 


According to a Highway Department spokesman, the construction will result 
in a freer flow of traffic on U.S. 22 and the local streets, permitting safer 


(more) 
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1960 

U.S. 22, Phillipsburg - BIDS 

‘Varren County 
and quicker access to a hospital in the vicinity and to an industrial establish- 
ment on Ingersol Avenue. The improvements will also ease U.S. 22 through 
traffic destined for the Delaware River Bridge. 

_ The proposed project, to be financed entirely by State funds, is a part 

of the New Jersey State Highway Department's continuing proeram to build safety 
into outmoded roads. 

There will be a minimum of traffic interruption during construction 
operations. Route U.S. 22 may be reduced to a single lane in each direction 
for short veriods within limited areas when actual construction is taking 
place. Traffic will be maintained on existing cross roads on two, or for short 
periods one, traffic lane. Adequate siens, barricades, flares, and uniformed 
traffic directors will be employed as needed to insure the safety of workers, 
motorists, and vedestrians. 

The entire project is to be completed in 60 working days. 

Other bidders included: Warren Paving Company, Stewartsville, $181, 709.1i0; 


J. Vinch and Sons, Inc., Trenton, ‘:206,878.55. 
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1960 
‘WHITE LINE PAINTING - BIDS 
Southern Counties. 


3 of Mansfield, Ohio, was the lowest of four received by the New Jersey State High- 
7 way Department today for renewing white painted traffic lines on State highways in 
11 southern counties, 

Contract plans call for painting all lines on the edges of State highway 
pavements in Cape May, Cumberland, Salem, Gloucester, Camden, Burlington, Atlantic 
and Ocean Counties. Laid end to end, the 8,822,780 feet of lines to be painted 
= would stretch from here to Denver, 

In addition, nearly a quarter million feet of the lines will be painted in 


the center of Route 33 through Mercer, “iddlesex and Monmouth Counties, between 


| 
Trenton and Ocean Grove and U.S, 322 between Route 50 and Main Street, 
' Pleasantville. Other center roadway lines will be painted by the Department's 
own maintenance forces, 
According to a Department spokesman, over 27,000 gallons of white reflecting 
paint will be required. 
| This is the second project for white line painting on State highways to come 
: up this spring. Bids for a contract to paint the lines in the 13 northern counties 
| were received by the Department March 23. 

In order to help insure motorists! safety on the State Highway System, the 


| Department repaints the lines at least once each year. 

Other bidders were: Traffic Marking Co., Fanwood, ‘79,998.00; Lombardi 
Striping Co., Berkeley Heights, “82,090.87; The White Line Co., Scotch Plains, 
$91,385.8h. 
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1960 
‘U.S. 1 - Raymond Boulevard 
New ramp in use 

Essex County 


IMMEDIATE REIEASE 


Trenton, April 27 - A major safety improvement consisting of a new ramp 
and Beruss at Raymond Boulevard and the southern end of the Pulaski Skyway 
will be put in use early next week, the New Jersey State Highway Department 
announced today. 

The new ramp leaves the north side of westbound Raymond Boulevard, 
passes under the Skyway, swings to the left over eastbound Raymond Boulevard 
on the new overpass, and joins southbound U.S. 1 at the far right side of 
the highway. 

According to a Highway Department spokesman, the revision has a high 
safety advantage. Trucks which now must enter heavily traveled U.S. 1 in its 


center through an opening in the Skyway will instead enter on the right or 


"slow lane", 


Of equal advantage is the elimination of the left hand turning movement 
in front of eastbound Raymond Boulevard traffic which the heavy trucks and 
other vehicles were required to negotiate in order to join U.S. 1 southbound. 

This Highway Department project also includes closing of the ramp through 
the deck of the Skyway previously used for this turning movement. Since a 
preat amount of the Skyway's steel structure must be moved or revised, the 
final completion date for the contract is set at December 31, 1960. Ramps 
throuch the construction area will be used at less than desisned widths until 
that time in order to speed final completion. 

Costs of this million dollar Highway Department project were split by 
the Department and the Federal Bureau of Public Roads. 
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1960 
Route iO - Detour 
Hudson County 


FOR RELEASE THURSDAY 
APRIL dl, PeMo 


Trenton, April 21 - Repairs at the Route 40 - Lehigh Valley Railroad 
grade crossing in Bayonne will be undertaken by the New Jersey State Highway 
Department's maintenance forces next week. The highway will be closed at 
the crossing during the operations. 

Construction will get underway Tuesday morning, April 26, with all 
southbound Route 40 traffic diverted via Danforth Avenue and Hudson Boulevard 
to southern Bayonne. Worthbound traffic on Hudson Boulevard will be carried 
past the beginning of 40 northerly via Danforth Avenue to 0. 

According to a Highway Department spokesman, the detour will be necessary 
for only two days. Weather permitting, the work will be finished and the 
highway re-opened Wednesday evening, April 27. 

A rolling bump caused by the tracks of the Lehigh Valley spur is to be 
repaired. The existing pavement adjacent to and between the rails will be 
removed. The rails and roadbed will be raised about five inchese New pave- 
ment will then be built throughout the grade crossing area. In addition, 
alteration of one manhole, one inlet, and some short sections of curb will 
comprise a part of the job. 


The project will be financed entirely by State funds. 
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1960 
Route 2h Freeway - Hearing 
Morris County 


FOR RELEASE THURSDAY, 
APRIL 21, Pe Me 


4 


Trenton, April 21 - A Public Hearing on the proposed alignment of the 


Route 2) Freeway in Morris County has been scheduled by the New Jersey State 

q Highway Department for May 5. 

i The hearing will be held in the auditorium of Fairleigh-Dickenson University 
on Route 2h, iladison, beginning at 10:30 ae me Residents, local officials, and 
other interested parties can express their views ard make constructive suggestions 
on the proposed highway alignment. 

Highway Department engineers will propose a freeway section 12.8 miles long 
beginning at existing Route 2h in Chatham, continuing through Madison, Florham 
Park, Hanover Township, Morristown, iiorris Township, and ending at existing 
Route 24 in Mendham Township. 

A dualized freeway six lanes wide is now planned between Route 2) in Chatham 
and the junction with pro; osed Interstate Route 287 in Hanover Township. From 
that point westerly to Speedwell Avenue (U.S. 202) in Morristown a four lane 
dualized freeway is proposed. Anticipated traffic volumes in the segment westerly 
from Speedwell Avenue to the end of the section covered by the hearing indicate 
the present need for a single two lane roadway. Future expansion to jour or six 
lanes in the area will be possible, and all right-of-way needed for a dual high- 
way is to be acquired simultaneously with acquisition for the original two lanes. 

Dual roadways will be separated by a center island with a minimum width 
of 2 feet. All traific lanes will be twelve feet wide flanked by 12 foot wide 
outer shoulders and inner shoulders paralleling the island of three feet. Average 
width of the route's right of way will be 300 feet, 


(more ) 
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According to a Highway Department spokesman, final determination of 
interchanges has not been made. Several local ae intersect the freeway 
as well as proposed Interstate Route 287. Access to the new freeway will be 
possible only at interchanges. 

y The Route 2h Freeway is planned as a completely modern limited-access 
Super-highway to ultimately extend from Interstate Route 78 at Springfield, 
through a wide are north of Morristown, and westerly to the Delaware River 
at Phillipsburg. Total estimated cost is 3.2 million. 

Although no Starting dates have been set, according to a Department spokes- 
man, earliest construction will be concentrated on the freeway sections between 
Springfield and connections with existing roads leading into Morristown as well 


as Houte 202 north of Morristown. 
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IMMEDIATE RELEASE 1960 
Route 20 ~ Ramp PR aan aN 
Passaic County 


Trenton, April 20 = Bids will be received tay 11 by the New Jersey State 
Highway Department for construction of new ramps connecting Route (Broadway) 
and Route 20 (McLean Boulevard) along the west bank of the Passaic River in 


Paterson, Passaic County. 


The existing traffic circle which distributes vehicles between routes 20 
and can no longer handle the increasingly heavy traffic volumes with safety 
and free traffic flow, This circle will be eliminated and replaced with a modern 
system of interchange Pau 

One new ramp will carry southbound Route 20 through traffic, Another will 
carry Northbound Route 20 motorists heading for eastbound Route 4. These two 
ramps will criss-cross in the middle of the old circle via a new Overpass, thus 
eliminating the present at-grade cross traffic created by these two traific move- 
ments. 

The two other principal ramps involved will carry: lt. eastbound Route 
traffic to southbound Route 20, and; 2. southbound Route 20 motorists to eastbound 
Route h. 

Other conventional vehicular movements between the two urban highways can 
be accomplished by using nearby local streets. 

All ramps will be constructed of a Seven inch macadam base course and a 
three inch bituminous concrete surface. Concrete curbs, drainage systems, and 
other incidental items will complete the work, 

Half the cost of this State Highway Department Froject will be paid by the 


Federal Bureau of Public roads. 
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Cedar Grove Township 
City of East Orange 
Maplewood Township 


Millburn Township 
Town of siontclair 
City of Newark 

North Caldwell Borough 
Town of Nutley 

City of Orange 


Town of West Orange 


Baker Sean aah a 
Dunnell Road 


Canoe Brook Road, on 2 Be 
Walnut Street, Sec. h 
Orleans Street 

Smal Avenue 

Harrison Street, Sec. 2 
Cleveland Street, Sec. 2 


Mountain Drive 
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STATE AID - Allotment Fund 
ESSEX COUNTY. 


Trenton, Apr. 20 - The New Jersey State Highway Department has announced 
allocation of {100,000 in State aid for the improvement of local roads and 
streets in ten Essex County municipalities. 

The allocation was made by the Department from a special ‘)2,100,000 fund 
provided each year by the State Legislature to be divided equally among the 
21 counties. 

Legislation governing this fund requires each county allocation be split 
by the Department among municipalities of the county according to individual 
municipal road and street improvement needs and requests for aid. Towns 
granted these aid funds must provide 10 per cent of the improvement's total 
cost. This fund is one of five that annually provides approximately {316,000,000 
in State aid to New Jersey counties and municipalities through the State 
Highway Department. The Department, in addition to distributing and accounting 
for expenditure of these funds, reviews the preparation of construction plans 
and specifications, approves or disapproves awards of contracts, provides 
inspection of materials and workmanship on subsequent projects, and passes 
upon acceptance of completed projects, 

A complete listing of allocations to individual municipalities, showing 


location of proposed improvements, follows: (see attached list). 
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1960 

WeSa 322+ 0 Widening 
Public Hearing 
Atlantic County 


FOR RELEASE THURSDAY, APRIL 1) P.m\e! 


Trenton, April 14 ---» New Jersey State Highway Department plans for 
widening 4.7 miles of Us. 8. 322 (the Black Horse Pike), from Weymouth Rd. in 
Hamilton Township to County Route 561 (Blue Anchor Rd.), Folsom, Atlantic 
County, will be aired at a public hearing April 28, 

The hearing will be held in the Council Chamber of Folsom's Borough Hall, 
corner of 13th Street and Blue Anchor Road, at 10:30 a.m. 

Highway Department engineers will propose the existing 30 foot (three lane) 

wide highway be widened to 56 feet (four lanes) and completely resurfaced with 
bituminous concrete. Hard-surfaced shoulders ten feet wide would be built along 
the roadway's edges. New storm drainage is also planned. 

The project involves channelization of two intersections. At Blue Anchor 
Road in Folsom and at Malaga Rd. in Hamilton Twp. jughandles in pairs and other 
turning ramps will permit ye vehicular movements to and from the main highway 
under traffic light control at each intersection. 

Also planned is replacement of a small bridge over a branch of the Great 
Egg Harbor River. This structure is designed to facilitate Casing a highway 
curve and raising of the grade in that location. 

All costs of this State Highway Department project will be Shared equally 
by the Federal Government. 

Under the Department's 1959-60 fiscal program »l.5 million has been allocated 
for construction of this section. It is part of the Highway Department's overall 


plan for improving the heavily traveled shore highway between McKee City and 


Williamstown, a distance of 25 miles. 


(more ) 


Ve op ae i lame 8 RO Frsse 


er cube e cam anit 


eee ee ieee LB lle INFORM Ad POw 


NEW JERSEY STATE HIGHWAY DEPARTMENT 


1035 Parkway Ave. Trenton TUxedo 2-3000- Ext. 431-432 


1960 
STATE AID -— Allotment Fund 
HUDSON COUNTY. 


IMMEDIATE RELEASE 


Trenton, Apr. 13 - The New Jersey State Highway Department has announced 
allocation of {100,000 in State aid for the improvement of local roads and 
streets in seven Hudson County municipalities, 

The allocation was made by the Department from a special $2,100,000 fund 
provided each year by the State Legislature to be divided equally among the 
21 counties, 

Legislation governing this fund requires each county allocation be split 
by the Department among municipalities of the county according to individual 
municipal road and strent improvement needs and requests for aid. Towns 
granted these aid funds must provide 10 per cent of the improvement's total 
cost. This fund is one of five that annually provides approximately °16,000,000 
in State aid to New Jersey counties and municipalities through the State 
Highway Department. The Department, in addition to distributing and accounting 
for expenditure of these funds, reviews the preparation of construction plans 
and specifications, approves or disapproves awards of contracts, provides 
inspection of materials and workmanship on subsequent projects, and passes 
upon acceptance of completed projects. 

A complete listing of allocations to individual municipalities, showing 


location of proposed improvements, follows: (see attached list). 
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